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OVERVIEW 


Today’s board action will provide for the construction of the Blue 
Hill Avenue Commuter Rail Station on the Fairmount Line. The 


project is the last of the Commonwealth's obligations under draft 
transit regulation 310 CMR 7.36. 
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Funding 


This project is funded through an agreement between MBIA and 
MassDOT - Enterprise Services under Grant S16003. 


On September 2, 2015 the MassDOT Board of Directors and MBTA 
Fiscal and Management Control Board authorized funding of 
$26,550,000 for this project. 
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Construction Project Overview 


= 1 i] 7 1 te Sa = T ] 1 | { i mt 1 
1 \ 1 \ ane | \ i 1 i | \ —— -— — —— i i Fy a \ 
it t ie | i i f | = = a Z i = Mi 
| \ \ — = | 1 i =. / ; / 1% | 
| | | ee | i SS —- -— - - —_ py 
‘ | | ! oo =. / —~} 










| i _. l h 1 k i = —_ — 1 \ aa —_ ; 
,L ‘ \ ' LL - — ——T ma \ | i : i aan Ps : ~/ ' hi, a 
4 *, ‘, ‘ \ \ _— Lo ee al \ ‘ \ 1 L ! f li me. a : ‘- i \ 
4 h a _— . <== = “~ I : ; \ i i P j _ ba — I i Se, Ti. . _ i 
‘ : ee — | \ } : | - : \ i 4 “a \ ; ; 1 a = : 
ay ‘. ees ee al ~ \ 1 ! | t Center Island Realigned - ! tie 
‘, rr T-. | a \ \ High Level Outbound oe Covered j ‘ 
ay f \ .\ Wieten7-la-t m™ Access Platform Track Canopy 4 
: : 
a i - i i 7 “Tin we parts an 


te er 
feces ss 
2d ae 
Ths 


q-' ] 
L F i Fy nek Bae Lael. ceed 
i 4 7 rf i " z, | teh lek : 1 : +asact. 
P 1 r = oe rn . 7 I 1 4 ui i pee Piers i 
a wie i 1.0 bebeg Neh el Pe | 4 A ot Ae © — M1 Tl ae 
jo ‘ 
al a r 2 


= 
a i eeveEetret 
—— = at i  .. 
es “iE Be Le = 
TL bis a an ee 
; =e LF z 
a : 


a ee senate inleiateeenaiata caer <7 = 
\ \ Me , vhs 








Fairmount Corridor Improvements 


BLUE HILL AVENUE STATION 
SITE PLAN- FINAL DESIGN — septemaer 2018 
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Construction Scope 


¢ Construction of anew Commuter Rail Station along the Fairmount 
Line in the Mattapan neighborhood of Boston, in an area between 
Blue Hill Avenue (Rte. 28) and Cummins Highway, approximately 
6% miles from South Station and % mile from Mattapan Square. 


¢ One 7/68 feet long, below street level center island platform 
between Cummins Highway and Blue Hill Avenue in Mattapan 


¢ Two covered, fully accessible pedestrian connection ramps: 
Cummins Highway and Blue Hill Avenue ramps 


¢ Two galvanized steel canopies at the end of each pedestrian ramps 
¢ Security cameras, lighting, variable message signs, historical panels 


¢ The design meets the requirements of the MBTA Commuter Rail 
Design Standards, the current American with Disabilities Act (ADA) 
and the Massachusetts Architectural Access Board (MAAB). 
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Project Benefits 


¢ Direct Ride to downtown Boston 
¢ 20 min access — reduced from 45 min 
¢ No transfer needed 
¢ Connection to other neighborhoods along the corridor 


¢ Residents will receive service at regular transit price (zone 1A 
instead of a zone 1) 


¢ Multiple bus routes for easy transfer (28,29,30 & 31) 


¢ Approximately % mile (five minute walk) from Mattapan Square 
and local businesses 
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Construction Advertisement 


¢ Project was advertised on December 9, 2016 
¢ Engineer’s Estimate was $19,326,378 
¢ Bid Opening was on January 17, 2017 


¢ Seven (7) Bids were received 
$16,973,094 McCourt Construction (Low Bidder) 
$17,498,000 Barletta Heavy Division, Inc. 
$18,367,000 LM Heavy Civil Construction, LLC 
$18,826,500 P. Gioioso & Sons Inc. 
$19,165,725 D.W. White Construction Inc. 
$20,001,500 SPS New England, Inc. 
$20,647,120 S&R Corp. FNA Steven & Roger 


¢ Bid analysis has been completed 
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Request of the Fiscal and Management Control Board 


Staff request that the Fiscal and Management Control Board 
authorize the MBTA Chief Administrator and Acting General Manager 
to award and execute Construction Contract H/4CNO9: Fairmount 
Corridor Improvement — Blue Hill Avenue Commuter Rail Station 


Project with McCourt Construction Co. for an amount not to exceed 
$16,973,094. 


